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Message Text 


UNCLASSIFIED 

PAGE 01 BANGKO 18818 041211Z 
42 

ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO OCL-OO CCO-OO OC-06 ( ISO ) W 

029143 

R 040942Z DEC 73 
FM AMEMBASSY BANGKOK 
TO SECSTATE WASHDC 8719 
INFO AMEMBASSY MANILA 

UNCLAS BANGKOK 18818 

E.O. 11652: N/A 
TAGS ABLD, TH 

SUBJECT DTS SEAWALL PROJECT, PROPERTY NO. 16316 
FOR A/FBO FROM LORA; MANILA FOR ATO. 

REF: BANGKOK 17878 

1. ACCORDANCE FBO ENGINEER WILLIAM F. MCCOLLOUGH'S INSTRUCTIONS 
DURING HIS RECENT VISIT TO BANGKOK. DTS SEAWALL PROJECT REBIDDED. 
NINE CONTRACTORS WERE INVITED TO BID BUT ONLY FOLLOWING ARE 
INTERESTED: 

A) MANTRADE INDUSTRIES 

B) THAI YONG PHANICH CO. LTD. 

C) THAI UNIVERSAL ENGINEERING (THAILAND) LTD. 

E) CHRISTIANI & NIELSEN (THAILAND) LTD. 

2. OHBAYASHI GUMI, GERSON& SONS, SIPHYA CONSTRUCTION CO. AND 
CONSTRUCTION CO. AND CONSTRUCTION & ENGINEERING SERVICES CO. 

NOT INTERESTED. 

3. BID OPENING SCHEDULED DEC. 14 

4. IN CONNECTION REFTEL, MANTRADE SUBMITTED FOLLOWING PROPOSAL: 

A) 15 PERCENT RETENTION UNDER CONTRACT 

S48-FBO-563 THRU CONTACT ESTIMATE 

NO. 5 DATED JULY 5, 1973. $2,958,59 OR BAHT61.020.92 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BANGKO 18818 041211Z 

NOTE: EXCHANGE RATE USED BY MANTRADE IS $1.00 EQUALS BAHT20.625 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


B) REIMBURSEMENT OF LOSSES AND STANDBY CHARGES 
PURSUANT TO ARTICLE 16 C OF GENERAL CONDITIONS BAHT178,037,24 

C) TOTAL AMOUNT CLAIMED BAHT239,058,16 

5. FBO/BK REVIEWING CHARGES INDICATED PARA 4 (B) ABOVE, THEN 
NEGOTIATE WITH MANTRADE AND WILL REPORT RESULTS BY OM. 
KINTNER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 04 DEC 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BANGK018818 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BANGKOK 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1 9731 248/aaaabiwz. tel 

Line Count: 69 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: BANGKOK 17878 
Review Action: RELEASED, APPROVED 
Review Authority: izenbeiO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 10 OCT 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10-0ct-2001 by williadt>; APPROVED <15 MAR 2002 by izenbei0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: DTS SEAWALL PROJECT, PROPERTY NO. 16316 FOR A/FBO FROM LORA; MANILA FOR ATO. 
TAGS: ABLD, TH 
To: STATE 
Type: TE 
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